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le TAXI TESTS RUN TODAY AT 1199 WITH ONE J~5g AND ONE Ju75 ne: 
IN AIRCRAFT NER 1, y 2’, | a Ar vr 
2. THERE WAS EXTREME DIFFICULTY IN STARTING THE J-5g DUE TO . = 
CIS SYSTEM PROBLEMS, THE SYSTEM WOULD NOT KICK OFF UNTIL IT WAS 
PRESSURIZED WITH AN OUTSIDE NITROGEN BOTTLE, THIS IS DUE TO AN 
INABILITY OF THE ENGINE FUEL SYSTEM TO REACH A HIGH ENOUGH 


PRESSURE AT THE CRANKING RPM OF 459g TO 1600. | bes ; 
3, THE TRIPLE AIR TURBINE STARTER DRIVEN BY TWO TMCayg5 AND 
ONE MAes CARTS WORKED SATISFACTORILY REQUIRING ONLY 6g TO gg SECONDS 
“TO START, AMBIENT TEMPERATURE HOWEVER HAS BEEN Low, 
4g THE Jag NACELLE WILL BE OPENED THIS AFTERNOON TO DETERMINE , 
THE PROBLEMS OF FIXING (A) THE INTERFERENCE BETWEEN THE AFTERBURNER 
HYDRAULIC SYSTEN AND THE ELEVON CONTROL LINKAGE BELLCRANK, ¢B) | 
READJUSTMENT OF HOO HOO.VALVE, (Cy CIS SYSTEM, NEW PARTS FOR THE 
HYDRAULIC SYSTEM ARE BEING FABRICATED IN FLORIDA AND WILL BE AIR 
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SHIPPED AS SOON AS FINISHED, 
Se THERE PROBABLY WILL BE NO FLYING BEFORE EARLY NEXT WEEK, 


END OF MESSAGE 
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